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INTRODUCTION 


Fur pos  e 


Impr  o vemen  t  s 

The  public  improvements  scheduled  in  this  report  were 
taken  from  proposals  slated  in  the  following  previously  prepared 
reports: 

1.  The  Land  Development  Plan,  1965 

2.  The  Community  Facilities  Plan,  1967 

3.  The  Parking  and  Traffic  Circulation  Plan,  1966 

4.  The  Central  Business  District  Plan,  1966 

5.  The  Waste  Treatment  Plan,  1965 

6.  The  Electrical  Distribution  Plan,  1961 

7.  The  Park  Land  Acquisition  Plan  of  The  Lumberton 
Recreation  Commission,  1965 

Other  improvements  which  city  officials  felt  were  needed  but 
were  not  contained  in  any  of  the  above  mentioned  studies  were 
also  incorporated. 

S  chedu 1 ing 

In  order  to  retain  flexibility  in  the  administration  of 
the  program,  improvements  in  this  report  have  been  scheduled 
in  five  fiscal  periods  during  the  next  twenty  years.   The  first 
three  periods  are  for  two  years  each,  extending  from  July  1,  1967 
to  June  30,  1973.   The  improvements  listed  in  these  three  fiscal 
periods  should  be  the  nucleus  of  all  improvements  scheduled  in 
Lumberton-s  Capital  Improvements  Budget,  when  it  is  formulated. 
The  last  two  fiscal  periods  of  seven  years  each  will  extend 
from  July  1,  1973  to  June  30,  1987.   These  two  periods  contain 
long  range  proposals  based  upon  the  assumption  that  the  expected 
population  growth  will  occur  and  that  technological  advances 
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will  not  render  invalid  expected  needs. 


The  Public  Improvements  Program  and  the  Capital  Improvements 
Budget 

As  previously  mentioned  the  Public  Improvements  Program 
acts  as  a  guide  in  the  development  of  the  Capital  Improvements 
Budget.   Simply  stated,  the  function  of  the  Public  Improvements 
Program  is  to  establish  a  priority  for  each  of  the  improvement 
projects  according  to  need,  justify  •:his  priority,  and  sat  up 
a  general  scheme  of  imp  1 ementa t i on „   The  Capital  Improvements 
Budget  takes  this  list  of  improvements,  dstermines  how  much 
each  item  will  cost  and  how  each  is  to  be  financed.   In  the 
Capital  Improvements  Budget  the  scheduling  process  is  refined 
to  the  point  where  each  improvement  Is  scheduled  to  be  accomplish- 
ed in  a  specific  fiscal  year^ 

Advantages  of  a  Public  Improvements  Program  and  a  Capital 
Improvements  Budget 

A  long  range  public  improvements  program  and  capital  improve- 
ments budget  provides  the  following  advantages  to  the  taxpayers, 
to  business  and  industrial  managers  and  to  public  officials: 

1,  Aids  the  City  in  stabilizing  the  economic  climate  by 
helping  investors,  business  and  industrial  managers 
and  home  owners  to  gauge  the  future  more  accurately 
with  respect  to  the  physical  development  of  the  City 
and  the  financial  obligations  entailed  by  such  develop- 
ments . 

2,  Provides  a  means  of  assuring  that  the  projects  will  be 
carried  out  in  accordance  with  both  predetermined 
priorities  of  need  and  the  community's  ability  to  pay 
for  them. 


3. 


4. 


Protects  the  City  against  the  influence  of  well-meaning 
groups  seeking  to  advance  some  Interests  irrespective 
of  the  needs  of  the  City  as  a  who.leo 

Enables  required  bond  issues  and  necessary  tax  income 
adjustments  to  be  foreseen  and  provisions  be  made  for 
their  a ccomp 1 1 shment o 

Permits  coordination  of  the  City  program  with  other 
governmental  agencies,  and  places  the  various  depart- 
ments of  the  City  in  a  bet.  tei-  position  to  program  and 
coordinate  their  construction  activities  and  operations 
and  to  program  the  procurement  of  major  items  of 
equ  ipment . 


Lengthens  the  period  available  for  the  proper  tech- 
nical design  of  community  facilities. 

Permits  the  advance  acquisition  of  real  estate  needed 
for  improvements  by  purchase  in  a  favorable  market  or 
the  retention  of  tax  delinquent  land  or  unused  City 
property  for  these  improvements. 

Provides  the  taxpayer  with  a  clearer  picture  of  what 
services  he  is  receiving  for  his  tax  dollar  and  helps 
provide  him  with  Information  on  the  total  needs  of  the 
City  so  that  he  may  vote  intelligently  on  bond  issues. 

Lastly,  a  public  improvements  program,  prepared  in 
advance  and  given  proper  publicity,  serves  to  foster 
civic  pride,  inspires  public  confidence  in  the  orderly 
process  of  City  government  and  encourages  participation 
by  citizens  in  civic  affairs. 


The  Public  Improvements  Program  Must  be  Flexible  and  Continuous 

The  accompanying  list  of  public  improvements  recommended 
in  this  report,  for  the  twenty  year  period  extending  from 
July  1,  1967  through  to  June  30,  1987,  must  of  necessity,  be 
flexible.   Beyond  the  first  six  year  period,  many  of  the 
improvements  recommended  and  scheduled  in  this  report  will  re- 
quire further  study  and,  as  years  pass,  changes  and  adjustments 
in  scheduling  will  be  found  desirable  or  essential.   It  is  pro- 
posed that  this  program  be  reviewed  at  the  end  of  each  fiscal 
year  when  the  budget  is  being  prepared.   In  this  way  the  City 
of  Lumberton  will  have  a  continuing  public  improvements  program 
and  the  benefits  of  continuing  fiscal  planning. 


Assumptions  and  Limitations 

In  order  to  make  this  report  as  understandable  as  possible 
a  number  of  basic  assumptions  are  made.   Some  of  these  refer 
to  matters  over  which  the  city  has  no  control: 

-  There  will  be  no  major  national  or  regional  depressiori, 
no  major  war  and  no  natural  catastrophe  affecting  the 
City. 

-  Business,  industrial  and  population  trends  will  continue 
much  as  they  have  in  the  recent  past. 

-  State  and  Federal  taxation  policies  and  support  of  local 
activities  will  continue  in  much  the  same  form  as  we  now 
know  t  hem. 


A  SUMMARY  OF  RECOMMENDATIONS  FROM  PREVIOUS  STUDIES 
FOR  COMPLETION  BETWEEN  THE  YEARS  1967-1987 
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FIRE  PROTECTION 


A  new  fire  station  is  to  be  built  in  the  North  Elm 
Shopping  Center  area.   This  new  station  should  be 
architecturally  compatible  with  the  residential 
character  of  the  neighborhood.   A  suggested  site  is 
the  southeast  corner  of  Roberts  Avenue  and  Walnut 
Street,  a  portion  of  the  city-owned  Meadowbrook 
Cemetery.   This  station  should  be  capable  of  accom- 
modating two  pumper  companies  and  their  personnel. 

A  second  fire  station  is  to  be  built  in  the  southwestern 
section  of  the  community.   This  station  should  be 
similar  to  the  one  above.   A  suggested  site  is  at  the 
proposed  intersection  of  the  new  southside  beltline 
and  the  existing  Biggs  Road.   This  station  should  be 
capable  of  accommodating  two  pumper  companies  and  their 
personnel  even  though  only  one  company  is  needed 
immed lately. 

The  Main  Headquarters  Station  needs  the  immediate 
construction  of  a  temporary  black-top  ramp  on  the  back 
side  of  the  station  for  vehicle  cleaning  and  main- 
t  enance . 

By  1970  the  Main  Headquarters  Station  should  be 
remodeled  and  enlarged  to  provide  space  for  a  ladder 
company . 

By  1985  the  Main  Headquarters  Station  at  Second  and 
Elm  Streets  will  need  replacement  by  a  modern 
facility  with  a  larger  site. 

By  1970  a  practice  fire  tower  and  paved  training  area 
is  to  be  constructed  at  the  Ed  J.  Glover  Fire  Station. 

The  fire  alarm  system  is  to  be  upgraded  by  the  in- 
stallation of  at  least  ten  fire  alarm  boxes  each  year 
for  the  next  four  years,  with  preference  given  to 
the  principal  mercantile  district,  warehouse,  school 
and  hospital  areas. 


The  public  restrooms  at  Headquarters  Station  need 
remodeling  and  constant  maintenance.   These  are  to 
be  improved  immediately. 


POLICE  PROTECTION 


The  city  is  to  acquire  a  block  of  cells  for  temporary 
retention  of  persons  under  arrest  until  they  may  be 
transferred  to  the  Robeson   County  Jail, 

The  city  is  to  hire   5  additional  men  immediately 
to  meet  protection  standards  set  by  the  F.B.I.   In 
addition  to  this  the  city  will  need  to  hire  three 
more  men  by  1970  to  have  the  recommended  total  of 
38  policemen.   From  1970  to  1985  the  department  will 
need  to  hire  one  additional  policeman  each  year  to 
meet  the  protection  requirements  of  Lumberton's  grow- 
ing popu  la  t  ion . 

Police  patrol  cars  must  be  purchased  on  a  yearly  basis 
at  the  irate  of  three  to  four  cars  per  year  until  1970 
and  four  to  five  cars  per  year  until  1985.   See  the 
following  table  for  a  detailed  scheduling  of  patrol 
car  acquisition. 


Year 

1966 
1967 
1968 
1969 
1970 
1971 
1972 
1973 
1974 
1975 
1976 
1977 
1978 
1979 
1980 
1981 
1982 
1983 
1984 
1985 


Total 

Numb 

er 

of 

Patrol 

_C 

a  r  s 

6 

7 

7 

7 

7 

8 

8 

8 

8 

8 

8 

9 

9 

9 

9 

9 

10 

10 

10 

10 

Number  of  Patrol 
Cars  to  be  Replaced 

3 
3 
4 
3 
4 
4 
4 
4 
4 
4 
4 
4 
5 
4 
5 
4 
5 
5 
5 
5 


The  police  department  is  to  hire  two  meter  maids 

for  immediate  enforcement  of  parking  in  the  downtown 

ar ea  . 

A  new  police  substation  is  needed  in  the  northern 
section  of  the  city  to  insure  proper  protection  of 
tha  t  area. 
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RESCUE  SQUAD 

The  rescue  squad  is  to  be  provided  with  a  four- 
wheel  drive  jeep  to  enable  travel  into  normally 
inaccessible  areas.   This  jeep  could  be  acquired 
through  the  federal  surplus  distribution  program 
at  a  fraction  of  normal  cost. 

The  rescue  squad  is  to  establish  a  program  of  vehicular 
replacement  and  staff  enlargement  according  to  the 
following  suggested  schedule: 


Year 

1967 
1968 
1969 
1970 
1971 
1972 
1973 
1974 
1975 
1976 
1977 
1978 
1979 
1980 
1981 
1982 
1983 
1984 
1985 


Equ  ipment 

Acquire  jeep 

Replace  step  van  truck 

Replace  outboard  motor 

Replace  station  wagon 

Replace  jeep 


Replace  station  wagon 

Replace  jeep 
Replace  step  van  truck 
Replace  outboard  motor 
Replace  station  wagon 

Replace  jeep 


Replace  station  wagon 


Staff 


30 

30 

30 

30 

35 

35 

35 

35 

35 

40 

40 

40 

40 

40 

45 

45 

45 

45 

45 

The  City  is  to  encourage  the  owners  of  new  buildings 
to  provide  emergency  shelter  space  wherever  possible 
and  to  establish  a  program  for  the  designation, 
stocking  and  upkeep  of  all  existing  shelter  space 
within  the  community. 


STREETS* 


1.  A  bridge  is  to  be  constructed  across  the  Lumber  River 
connecting  West  Fifth  Street  and  Biggs  Road  to  the 
northern  section  of  the  community. 

2.  The  U.  S.  301-A  from  the  city  limits  at  Roberts  Avenue 
to  Interstate  Highway  95  is  to  be  improved  by  widening, 
curbing  and  guttering,  adding  a  median  strip  and 
changing  intersection  controls. 

3.  Convert  First  Street  and  Second  Street  into  a  one-way 
pair  and  remove  parking  in  the  downtown  area. 

4.  The  24th  Street  is  to  be  widened  between  Elm  Street 
and  service  road  of  1-95. 

5.  The  Carthage  Road  -  15th  Street  Thoroughfare  is  to  be 
widened  and  the  intersections  are  to  be  improved. 

6.  The  E 1 i zab e t h town  Road  radial  thoroughfare  is  to  be 
widened  and  brought  up  to  major  thoroughfare  standards. 

7.  A  "loop"  thoroughfare  is  to  be  constructed  between 
N.  C.  211  and  U.  S.  301-A  during  the  1970's. 

8.  A  loop  thoroughfare  is  to  be  constructed  between 
U.  S.  301  Business  and  N.  C.  72-711  interchange  of 
1-95. 

9.  In  the  Tanglewood  section  of  the  community  a  street 

is  to  be  closed  off  and  made  into  a  "block"  park  area. 
This  project  is  to  be  experimental  and  if  it  proves 
successful  then  other  block  parks  are  to  be  created 
in  other  parts  of  the  city. 

10.  Godwin  Avenue  is  to  be  extended  and  widened  from 
Seventh  Street  to  Chippewa  Street. 

11.  The  subdivision  regulations  of  Lumberton  are  to  be 
changed  to  incorporate  provisions  to  control  the  access 
of  all  new  subdivisions  to  major  and  minor  thoroughfares, 


*  For  a  detailed  description  of  street  and  thoroughfare  improve- 
ments see  the  Community  Facilities  Plan  of  Lumberton. 
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WATER  SYSTEM 


1,  Construct  a  three  million  gallon  water  reservoir  at 
the  site  of  the  water  treatment  plant. 

2.  Construct  a  one  million  gallon  elevated  water  tank 

in  the  northern  section  of  the  community,  possibly  in 
the  Roberts  Avenue  -  U.  S,  301  area. 

3.  Install  a  new  high-lift  pump  of  2,100  gallons  per 
minute  capacity  at  the  water  plant  for  emergency 
purpos  es . 

4,  Have  a  complete  water  system  map  drawn  of  the  entire 
city  illustrating  the  location  and  size  of  mains, 
hydrants  and  gate  valves. 

5.  An  engineering  study  is  to  be  made  of  the  entire 
system  to  determine  the  location  of  proposed  "loop" 
lines  and  "cross"  connections,  the  replacement  of 
old  lines  and  the  expansion  capability  of  each  major 
ma  in . 

6,  The  following  is  a  list  of  major  improvements  to  be 
made  on  the  water  system  with  their  expected  date  of 
comp let  ion . * 

Install  an  additional  4  million  gallon  per  day  (mgd) 
pump  for  the  raw  water  intake.   This  would  increase 
the  total  intake  capacity  to  7  million  gallons  per  day, 

Install  a  new  4  mgd  pump  for  treated  water.   This 
would  provide  the  city  with  a  total  pumping  capacity 
of  6.5  mgd  of  treated  water. 


Complete  the  new  2  million  gallon  reservoir  to  in- 
crease the  city's  tank  storage  from  0.3  mg .  to  1.3 


mg, 


Install  a  new  4  mgd  raw  water  intake  pump  to  increase 
the  city's  intake  capacity  from  7  mgd  to  9.5  mgd. 
Install  3  additional  0.75  mgd  water  filters  to  increase 
the  city's  filtering  capacity  from  5.25  mgd  to  7.5  mgd. 

Install  a  new  4  mgd  treated  water  pump  to  increase  the 
city's  treated  water  pumping  capacity  from  6,5  mgd  to 
9  mgd. 


*  For  a  complete  description  of  these  water  system  improvements, 
see  the  Community  Facilities  Plan  of  Lumberton. 


6.   Major  water  mains  to  be  constructed  to  accommodate 
new  urban  development. 

a.  Construct  a  14  inch  main  along  the  proposed 
exterior  bypass  between  Seventh  Street  and 
U.  S.  301. 

b.  Construct  a  12  inch  main  along  Roberts  Avenue 
from  Seventh  Street  to  U.  S.  301,  and  along 

E 1 izab et ht own  Road,  Seventh  Street  and  U,  S. 
301-A  from  Roberts  Avenue  into  the  extra- 
territorial planning  area. 

C.   Construct  radial  12  inch  mains  along  Biggs  Road 
and  South  Chestnut  Street. 

d.  Construct  a  12  inch  main  along  Sixth  Street  from 
Water  to  Walnut  Streets  and  along  Walnut  Street 
south  to  Town  Common  Street. 

e.  Construct  a  12  inch  main  along  U.  S.  301-A 

out  past  Barker  Ten  Mile  Road  to  the  U.  S.  301-A 
interchange  on  1-95,  across  1-95  and  south  along 
the  interstate  highway  to  the  GresJibriar  Motel 
where  it  would  join  an  8  inch  main. 


MUNICIPAL  ELECTRICAL  SYSTEM 


The  city  is  to  continue  to  convert  its  4160  V  -  9000 
KW  lines  to  23  KV  -  16,000  KW  so  that  by  1976  2/3  of 
the  city's  system  will  be  23  KV.   This  change  will 
require  the  complete  replacement  of  all  lines,  in- 
sulators and  transformers. 

Increase  the  city's  total  capacity  to  meet  demands 
of  25,000  KW  by  1976  and  of  50,000  KW  by  1986. 


NATURAL  GAS  SYSTEM 

Careful  planning  and  coordination  should  exist  so 
that  gas  line  construction  can  occur  at  the  same 
time  as  other  utility  installations  occur. 
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SEWER  SYSTEM 


Construct  the  major  sewage  interceptor  line  from  the 
Velcord  Southern  Plant  on  Carthage  Road  to  the  new 
sewage  treatment  plant. 

Construct  a  new  7  million  gallon  per  day  sewage  treat- 
ment plant  as  soon  as  possible.   This  will  enable  the 
system  to  serve  a  total  population  of  approximately 
50,000  people. 

A  feasibility  study  is  to  be  made  for  an  interceptor 
line  to  run  down  the  length  of  Saddletree  Branch  from 
the  general  area  of  U.  S.  301  Business  to  the  Carthage 
Road  interchange  sewer  tunnel.   This  would  allow  for 
urban  development  in  the  area  between  the  Roberts 
Avenue  interchange  and  the  Carthage  Road  interchange. 
The  development  plan  has  indicated  this  area  as  a 
potential  growth  area  in  the  near  future. 


In  the  future  all  new  sewer  mains 
of  8  inches  in  diameter. 


are  to  be 


a  min  imum 


The  city's  subdivision  regulations  should  be  changed 
to  require  that  all  new  sewer  Installations  be  made 
by  the  developers  in  accordance  with  the  policies  of 
the  City  of  Lumberton. 

The  city  should  adopt  a  modern  waste  or  sewer  use 
ordinance  to  control  the  discharge  of  industrial  waste 
into  the  sewer   system.   This  ordinance  would  require 
the  pr e-t reatment  of  toxic  waste  to  a  certain  standard 
before  release  into   the  city  system. 
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REFUSE  COLLECTION  AND  DISPOSAL 


The  city  should  convert  the  "open  dump"  into  a  sanitary 
landfill. 

The  land  adjacent  to  the  new  sewage  disposal  plant  site 
should  be  retained  as  a  future  landfill  site  as  the  city 
will  consume  approximately  40  acres  of  land  for  its 
landfill  by  1986.   This  land,  even  though  it  is  consumed 
for  the  city's  landfill,  becomes  useable  land  for  other 
purposes  such  as  parks  and  building  sites. 

The  city  is  to  convert  the  present  system  of  garbage 
collection  from  individual  trucks  to  the  "train"  system. 
This  would  provide  a  considerable  financial  saving  in 
both  capital  investment  and  operating  costs. 

The  city  should  amend  its  code  concerning  trash  and 
garbage  collection  to  require  specific  sizes  of  containers 
and  bundles  of  trash  so  that  one  man  can  handle  them. 
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HOUSING 


The  city  is  to  enforce  more  stringently  the  codes 
it  has  at  its  command  to  fight  deterioration. 

Institute  major  paint-up  and  fix-up  campaigns 
in  the  deteriorating  sections,  involving  both 
landlords  and  tenants. 


RECREATION,  PARKS  AND  OPEN  SPACE 


The  city  is  to  acquire  a  minimum  average  of  16 
acres  of  park  land  per  year  in  accordance  with  the 
Community  Facilities  Plan  until  the  established 
standard  of  one  acre  of  park  land  for  each  100 
population  is  reached.   The  following  are  park 
areas  to  be  acquired  listed  in  the  general  order 
of  their  importance. 

a  .   Lumber  River  Greenway 

The  city  is  to  acquire  and  develop  the  Lumber 
River  Greenway  as  described  in  the  Community 
Facilities  Plan  according  to  the  following 
schedule: 

1.  Acquire  the  land  by  1975.   This  may  be  done 
by  condemnation  procedures,  acceptance  of 
philanthropy  and/or  direct  purchase. 
Financial  aid  may  be  obtained  through  the 
Federal  Open  Space  Program  for  up  to  50 
percent  of  the  actual  acquisition  cost  of 
the  land.   There  is  a  possibility  of 
obtaining  a  90  percent  demonstration  grant 
from  the  Federal  Government  through  its 
demonstration  cities  program. 

2.  Prepare  a  plan  of  development  according 

to  recommendations  of  a  qualified  recreation 
planning  consultant  and  a  landscape  archi- 
tect. 

3.  Develop  the  Greenway  by  1980,  beginning  with 
Barrow  Pit  Community  Park. 

b.   It  is  reco  mm  ended  that  all  tot  lots  reco  mm  ended 
in  the  Community  Facilities  Plan  be  acquired 
between  1967  and  1969.   These  would  account  for 
approximately  3.5  to  4  acres  of  the  needed  32 
acres  for  this  period. 
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It  is  recommended  that  the  General  Neighborhood 
Parks  as  described  by  the  Community  Facilities 
Plan  be  acquired  according  to  the  following 
s  chedu  1  e : 


Name  or  Location 


Area 


Year 


1  .  Carthage  Roa  d 

2.  Meadow  Park,  North 

3.  33rd  Street 

4.  13th  and  Seneca 

5.  South  Street 

6.  Sixth  and  Willow 

7.  South  Lumberton 
3  parks 


3  acres 
2h    acres 

2  acres 

3  acres 
2  acres 
2  acres 


1967 
1968 
1969 
1969 
1972 
1972 

1972 


d.  It  is  recommended  that  the  community  parks  as 
described  by  the  Community  Facilities  Plan  be 
acquired  according  to  the  following  schedule: 


Name  or  Location 

1.  Meadowbrook  Park  South 

2.  North  Lumberton 

3.  Tanglewood  School 

4.  Hayswood  School 

5.  French  Park 

6.  Southeastern  Lumberton 


Area 


Year 


12  acres 

1967 

10^  acres 

1968 

5  acres 

1970 

10  acres 

1970 

12  acres 

1971 

22  acres 

1973 

The  Armory  Recreation  Center  is  to  be  improved  for 
continued  use.   The  South  Lumberton  Recreation  Center 
Swimming  Pool  is  to  be  constructed  and  the  center's 
recreation  apparatus  is  to  be  improved  by  creating 
a  full  complement  of  equipment  and  buildings. 
Between  1980  and  1985  a  new  recreation  center  is  to 
be  built  in  the  North  Lumberton  Community  Park. 

Establish  a  Parks  and  Recreation  Board  made  up  of 
members  from  the  School  Board,  the  Recreation  Com- 
mission, the  Planning  Board,  the  City  Council  and 
other  civic  organizations  who  would  be  helpful  in 
developing  city  parks  and  recreational  programs. 
This  Board  would  be  responsible  for  making  detailed 
site  plans  of  proposed  park  areas,  combining  these 
plans  with  other  plans  of  the  city  government  and 
seeking  methods  to  acquire  land  and  develop  parks. 
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4.   It  is  recommended  that  a  Northwest  Neighborhood 
Advisory  Committee  be  established  by  1968.   This 
committee  would  aid  the  Planning  Board  and  City 
Council  with  the  establishment  of  Block  Parks  as 
described  in  the  Community  Facilities  Plan.   After 
these  block  parks  are  established,  this  committee 
would  advise  the  City  Recreation  Commission  on 
development  of  these  new  facilities. 
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MUNICIPAL  LIBRARY 


The  library  is  to  increase  its  volume  acquisition 
program  so  that  it  will  reach  a  standard  of  two 
volumes  per  capita  by  1985.   This  acquisition  pro- 
gram should  be  as  follows: 


Year 

1966 
1967 
1968 
1970 
1971 
1972 
1973 
197  4 
1975 
1976 
1977 
i978 
1979 
1980 
1981 
1982 
1983 
1984 
1985 
1986 
1987 


Number  of  Volumes 
To  Be  Acquired 


600 

1200 

1600 

2000 

2000 

2000 

2000 

2000 

2000 

2000 

2000 

2000 

2500 

2500 

2500 

2500 

2500 

2500 

1600 

1200 

1000 

The  library  is  to  increase  its  time  open  from  21  hours 
a  week  to  38  hours  per  week  during  the  winter  and  58 
hours  per  week  during  the  summer.   This  would  allow 
the  adult  population  time  in  the  evenings  to  use  the 
facilities  of  the  library. 

The  city  is  to  encourage  the  county  to  formulate  a 
program  of  establishment  and  perpetuation  of  a  city- 
county  library  system.   The  fact  that  it  would  serve 
both  the  city  and  Roberson  County  would  enable  it  to 
receive  many  state  funds  that  are  not  available  to  the 
city  library  alone. 
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North  Carolina  State  Library 

Raleigh 


CITY  SCHOOLS 


1.  An  elementary  school  is  to  be  built  in  the  East 
Harden  Road  area  just  beyond  the  present  city 
limits.   This  would  alleviate  the  pupil  load 
burden  at  Hargrave  School. 

2.  An  elementary  school  is  to  be  built  in  the  south- 
ern section  of  Lumberton  west  of  Fairmont  Road. 
This  would  eliminate  the  present  pupil  load 
burden  at  South  Lumberton  School  and  the  older 
(1912)  structure  on  this  site  could  be  phased  out. 

3.  An  elementary  school  is  to  be  built  in  the 
northern  section  of  the  community  near  the  new 
Lumberton  Senior  High  School.   This  would  relieve 
the  pupil  burden  at  Tanglewood  Elementary  School 
and  provide  space  to  accommodate  new  students 
from  this  rapidly  growing  area. 

4.  A  road  is  to  be  opened  on  the  Lumberton  High 
School  site  to  connect  Roberts  Avenue  with  the 
southern  portion  of  the  campus. 

5.  A  shuttle  bus  system  should  be  established  to 
transport  high  school  students  from  their 
neighborhood  elementary  schools  to  the  high 
school.   This  would  help  eliminate  the  traffic 
and  parking  problems  at  the  school  site. 


MUNICIPAL  AIRPORT 


The  city  should  improve  its  program  of  maintenance 
so  that  the  airport  will  not  only  be  maintained 
but  will  be  improved. 

An  attractive  terminal  building  should  be  constructed 
to  contain  a  lounge,  refreshment  facilities,  rest- 
rooms  ,  etc. 
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MUNICIPAL  BUILDING 


Plans  are  to  be  made  to  move  the  municipal 
activities  into  the  proposed  City-County  Govern- 
mental Center  as  described  in  Stage  III  of  the 
Downtown  Plan  for  Lumberton.   This  is  expected 
to  occur  between  1975  and  1980. 

The  city  is  to  acquire  more  off-street  parking 
for  the  municipal  building. 


ENGINEERING  DEPARTMENT 


The  department  is  to  hire  a  two  man  field  crew 
in  the  summer  of  1967.   This  will  alleviate  the 
work  load  of  the  city  engineer  and  allow  more 
time  to  be  spent  of  the  effectuation  of  the 
development  plan. 

The  city  is  to  hire  a  full-time  building  in- 
spector and  a  full-time  zoning  administrator. 
This  would  enable  proper  enforcement  of  the 
city's  building  code,  the  zoning  ordinance  and 
the  subdivision  regulations. 


OFF-STREET  PARKING 


Within  the  years  1966  to  1971  there  should  be 

888  additional  off-street  parking  spaces  provided, 

Two  hundred  of  these  spaces  are  needed  immediate- 

ly. 

A  stricter  policy  of  meter  enforcement  is  to  be 
established  immediately. 

On-street  parking  is  to  be  removed  in  the  Central 
Business  District  as  soon  as  off-street  parking 
is  provided. 


-  li 


FIVE  FISCAL  YEAR  PERIODS 

1.  First  Two  Year  Period,  July  I,  1967  to  June  30,  1969 

2.  Second  Two  Year  Period,  July  1,  1969  to  June  30,  1971 

3.  Third  Two  Year  Period,  July  1,  1971  to  June  30,  1973 

4.  First  Seven  Year  Period,  July  1,  1973  to  June  30,  1980 

5.  Second  Seven  Year  Period,  July  1,  1980  to  June  30,  1987 
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TWO  YEAR  FISCAL  PERIOD 
JULY  1,  1967  TO  JUNE  30,  1969 


New  City  Policies  To  Be  Established 

1.  The  city  is  to  encourage  the  owners  of  new 
buildings  to  provide  emergency  shelter  space 
wherever  possible, 

2.  The  subdivision  regulations  are  to  incorporate 
provisions  to  control  the  access  of  all  new 
major  and  minor  thoroughfares. 

3.  The  zoning  ordinance  is  to  be  used  to  strictly 
control  commercial  development  along  new  street 
r  ig  ht-o  f - way . 

4.  All  future  sewer  lines  are  to  be  a  minimum  of 
8  inches  in  diameter. 

5.  The  city  code  is  to  be  amended  to  control  the  size 
and  weight  of  trash  bundles  to  that  which  can 

be  picked  up  by  city  crews. 

6.  Before  major  street  construction  is  undertaken, 
careful  consideration  will  be  given  to  the  plans 
of  all  agencies  concerned  such  as  gas,  telephone 
and  power.   If  paving  is  necessary  then  the  need 
for  utilities  must  be  studied  to  determine  the 
correct  schedule  for  construction  so  that  a 
street  is  not  paved  one  week  and  torn  up  the  next 
for  underground  installations. 

7.  All  developers  are  to  be  encouraged  to  provide 
park  areas  in  their  subdivisions^ 

8.  A  policy  of  strict  parking  meter  enforcement  is 
to  be  established  immediately, 

9«   A  policy  of  strict  building  code  enforcement  is 
to  be  established  to  fight  deterioration, 

10.   The  city  is  to  adopt  a  modern  waste  or  sewer 
use  ordinance  to  control  the  discharge  of 
Industrial  waste  into  the  city's  sewer  system. 
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Studies  To  Be  Made 

1.  Plans  are  to  be  drawn  for  the  two  proposed  fire 
stations  . 

2.  Have  a  complete  water  system  map  drawn  of  the 
entire  city  illustrating  the  location  and  size 
of  mains,  hydrants  and  gate  valves, 

3.  An  engineering  study  is  to  be  made  of  the  entire 
water  system  to  determine  its  present  deficiencies 
and  the  means  of  economical  expansion  of  the 

sy  s  t  em  . 

4.  A  feasibility  study  is  to  be  made  for  an  inter- 
ceptor sewer  line  to  run  the  length  of  Saddletree 
Branch  from  U.  S,  301  Business  to  the  Carthage 
Road  Interchange  at  I~95. 


Major  City  Projects  Or  Programs  To  Be  Started 

1.  Twenty  fire  alarm  boxes  are  to  be  installed  during 
this  period  to  upgrade  the  city's  fire  alarm  system. 

2.  The  city  is  to  convert  its  opsn  dump  into  a 
sanitary  landfill  for  garbage  and  refuse  disposal. 

3.  All  sanitary  landfill,  once  used,  is  to  be  covered 
with  top  soil  and  converted  into  useable  public 
property  . 

4.  The  present  system  of  garbage  collection  is  to  be 
converted  to  the  "train"  system  for  economic  reasons. 

5o   The  city  is  to  continue  to  malr:-ain  and  improve 
the  municipal  airport. 

6.  The  city  is  to  establish  a  Parks  and  Recreation 
Board  with  the  responsibility  of  planning  for  the 
acquisition  and  development  of  parks.    It  is  also 
to  establish  a  northwest  neighborhood  advisory 
committee  to  plan  and  effectuate  the  establishment 
of  block  pa  rks , 

7,  The  city  library  is  to  ha^^e  a  standard  of  two 
volumes  per  capita  by  1985..   The  cnart  m  the 
Summary  of  Recommendations  section  illustrates 
a  schedule  of  book  acquisition^ 
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8.  The  city  library  is  to  increase  the  number  of 
hours  it  is  open  from  21  hours  per  week  to  38 
hours  per  week  in  the  winter  and  54  hours  per  week 
in  the  summe r  . 

9.  The  city  is  to  seek  the  establishment  of  a  joint 
city-county  library  system, 

10.  A  shuttle  bus  system  is  to  be  established  to 
transport  junior  high  and  senior  high  school 
students  from  their  neighborhood  elementary  schools. 

11.  At  least  200  off-street  parking  spaces  are  to  be 
provided  in  the  Central  Business  District  (CBD) 
area  as  soon  as  possible. 

12.  On-street  parking  in  the  CBD  is  to  be  removed  as  soon 
as  replacement  off-street  parking  is  provided. 

13.  The  city  is  to  initiate  a  paint-up,  fix-up  campaign 
in  the  deteriorating  sections  of  the  community. 


N  ew  P  er  s  onne  1 

1.  The  Police  Department  is  to  employ  5  additional 
patrolmen  to  meet  minimum  protection  standards 
set  by  the  F.B.I. 

2.  The  Police  Department  is  to  employ  two  "meter 
maids"  for  strict  enforcement  of  parking  meters 
in  the  downtown  area. 

3.  The  Engineering  Department  is  to  employ  a  two- 
man  field  c  r ew . 

4.  The  city  is  to  employ  a  full-time  building  in- 
spector and  a  full-time  zoning  administrator. 


New  Equipment  To  Be  Purchased 

1.  A  block  of  cells  is  to  be  acquired  for  the 
police  department  to  temporarily  retain  persons 
until  they  may  be  transferred  to  the  Robeson 
County  Jail. 

2.  The  Police  Department  is  to  purchase  three  to 
four  cars  each  year  during  this  period.  (See 
the  chart  in  the  Summary  of  Recommendations). 
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A  four  wheel  drive  jeep  is  to  be  purchased  for  the 
Rescue  Squad  to  enable  them  to  travel  into  normally 
inaccessible  areas. 

The  Rescue  Squad  is  to  replace  its  outboard  motor 
and  step  van  truck.   (See  the  chart  in  the  Summary 
of  Recommendations). 


Property  To  Be  Acquired 

1.  Sites  are  to  be  acquired  for  the  two  proposed 
fire  stations.  Both  stations  would  house  two 
pumper  companies  and  their  personnel, 

2.  A  site  is  to  be  acquired  in  the  northern  section 
of  the  city  for  a  new  police  substation. 

3.  Approximately  40  acres  of  land  is  to  be  acquired 
for  a  sanitary  landfill. 

4.  Thirty-two  acres  of  park  land  is  to  be  acquired. 
See  the  Community  Facilities  Plan  of  Lumberton 
for  a  detailed  description  of  sites  and  types  of 
parks  to  be  acquired.   The  following  is  a  list 
of  parks  to  be  acquired  during  this  period: 

a.   All  tot  lots  as  described  on  page  83  of 

the  Community  Facilities  Plan,  4.0  acres  total 


b.  Carthage  Road  Park 

c.  Meadow  Park,  North 

d.  33rd  Street  Park 

e.  13th  and  Seneca 

f.  Meadowbrook  Park,  South 

g.  North  Lumberton  Park 


3.0  acres  total 

2„5  acres  total 

2.0  acres  total 

3„0  acres  total 

12„0  acres  total 

10.5  acres  total 

37.0  acres  total 


Off-street  parking  is  to  be  acquired  for  the  present 
municipal  building. 
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New  Buildings  To  Be  Constructed 

1.  A  new  airport  terminal  building  is  to  be  con- 
structed at  the  municipal  airport. 

2.  A  swimming  pool  is  to  be  constructed  at  the  South 
Lumberton  Recreation  Center. 


Major  Construction  To  Be  Undertaken 

1.  A  black-top  ramp  is  to  be  constructed  on  the 
back  side  of  the  headquarters  fire  station  for 
vehicle  cleaning  and  maintenance. 

2.  A  bridge  is  to  be  constructed  across  the  Lumber 
River  connecting  West  Fifth  Street  to  the  north- 
ern section  of  the  community. 

3.  Construct  a  three  million  gallon  water  reservoir 
at  the  site  of  the  water  treatment  plant. 

4.  Install  an  additional  four  million  gallons 

per  day  pump  for  the  raw  water  intake  of  the  city's 
wa  t er  sy  s  t  em . 

5.  Install  an  additional  four  million  gallons  per  day 
pump  for  treated  water. 

6.  Complete  the  West  Fifth  Street  sewer  project. 

7.  Construct  the  major  sewage  interceptor  line 
from  the  Velcord  Southern  Plant  on  Carthage  Road 
to  the  new  sewage  treatment  plant. 

8.  Construct  a  new  seven  million  gallon  per  day 
sewage  treatment  plant. 

9.  A  road  is  to  be  opened  on  the  Lumberton  High  School 
site  to  connect  Roberts  Avenue  with  the  southern 
portion  of  the  campus. 
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TWO  YEAR  FISCAL  PERIOD 
JULY  1,  1969  TO  JUNE  30,  1971 


Studies  To  Be  Made 

1.   A  plan  is  to  be  devised  for  the  proposed  Lumber 
River  Greenway. 


Major  City  Projects  Or  Programs  To  Be  Started 

1.  Twenty  fire  alarm  boxes  are  to  be  installed 
during  this  period  to  upgrade  the  city's 
fire  alarm  system. 

2.  The  public  restrooms  at  Headquarters  Fire  Station 
are  to  be  remodeled  and  maintained  on  a  frequent 
and  constant  basis. 

3.  In  the  Tanglewood  section  of  the  community  a 
street  is  to  be  closed  off  and  made  into  a 
"block"  park  as  an  experiment. 

4.  Approximately  688  off-street  parking  spaces 
are  to  be  provided  in  the  Central  Business 
District  area. 


N  ew  P  er so  nne  1 

1.  The  Police  Department  is  to  employ  three 
additional  patrolmen  and  have  a  minimum  staff 
of  38  policemen  by  1970, 

2.  The  Rescue  Squad  is  to  increase  its  number 
of  volunteers  to  35  by  1971. 


New  Equ  ipmen  t 

1.  The  Police  Department  is  to  purchase  3  to  4  cars 
during  the  first  year  and  4  to  5  cars  during 

the  second  year  of  this  periodo   (See  the  chart 
in  the  Summary  of  Recommendations). 

2.  Purchase  a  new  750  gallon  per  minute  pumper 

for  one  of  the  new  fire  stations.   This  station 

would  house  a  new  pumper  and  the  1950  pumper 

that  was  replaced  by  a  new  pumper  at  Glover  Station. 

3.  The  Rescue  Squad  is  to  replace  its  station  wagon. 
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Property  To  Be  Acquired 


The  city  is  to  acquire  the  property  required 
for  the  development  of  the  proposed  Lumber 
River  Gr eenway . 

Thirty-two  acres  of  park  land  is  to  be  acquired. 
See  the  Community  Facilities  Plan  of  Lumberton 
for  detailed  description  of  sites  and  types  of 
parks  to  be  acquired.   The  following  is  a  list  of 
parks  to  be  acquired  during  this  period: 


Tanglewood  School  Park 
Hayswood  School  Park 
French  Pa  rk 


5  acres  total 

10  acres  total 

12  acres  total 

27  acres  total, 


A  site  for  a  new  elementary  school  is  to  be 
acquired  in  the  southern  section  of  Lumberton. 


New  Buildings  To  Be  Constructed 

1.  Two  new  fire  stations  are  to  be  built  to  house 
two  pumper  companies  each. 

2.  A  practice  fire  tower  and  paved  training  area 
is  to  be  constructed  at  the  Ed  J.  Glover  Fire 
Station. 

3.  A  new  police  substation  is  to  be  built  in  the 
northern  section  of  the  community. 

4.  A  new  elementary  school  is  to  be  built  in  the 
southern  portion  of  the  community. 

5.  By  1970  the  main  headquarters  fire  station  is  to  be 
remodeled  and  enlarged  to  provide  space  for  a  ladder 
c  ompa  ny  , 


Major  Construction  To  Be  Undertaken 

1.   U.  S.  301-A  from  the  city  limits  at  Roberts  Avenue 

to  Interstate  Highway  95  is  to  be  widened  and  brought 
up  to  thoroughfare  standards. 
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2.  First  and  Second  Streets  are  to  be  converted  into 
a  one-way  pair. 

3.  Twenty-fourth  Street  is  to  be  widened  between  Elm 
Street  and  the  service  road  of  1^95. 

4.  Install  a  new  high-lift  pump  of  2,100  gallon 
per  minute  capacity  at  the  water  plant  for 
emergency  purposes. 

5.  Construct  a  one  million  gallon  elevated  water 
tank  in  the  northern  section  of  the  community. 

6.  Major  water  main  construction: 

a.  A  14  inch  main  along  the  proposed  exterior 
bypass  between  Seventh  Street  and  U.  S.  301. 

b.  A  12  inch  main  along  U.  S.  301-A  past  Barker 
Ten  Mile  Road  to  the  U.  S,  301-A  Interchange 
on  1-95,  across  1-95  and  south  along  the 
interstate  highway  to  the  Greenbriar  Motel. 

c.  A  12  inch  main  along  Sixth  Street  from  Water 
to  Walnut  Streets  and  along  Walnut  Street 
south  to  Town  Common  Street. 
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TWO  YEAR  FISCAL  PERIOD 
JULY  1,  1971  TO  JUNE  30,  1973 


N  ew  Per Sonne  1 


1.   The  Police  Department  is  to  employ  two  additional 
patrolmen  during  this  period  and  by  1973  it  should 
have  a  total  of  41  policemen. 


N  ew  Equ  ipment 


1.  The  Police  Department  is  to  purchase  4  to  5  cars 
each  year  during  this  period.  (See  the  chart  in 
the  Summary  of  Recommendations). 

2.  Purchase  a  new  750  gallon  per  minute  pumper  to 
replace  the  1953  pumper  at  Headquarters  Fire 
Station. 

3.  Purchase  a  new  7  50  gallon  per  minute  pumper 
for  the  second  new  fire  station. 

4.  A  new  jeep  is  to  be  purchased  for  the  Rescue 
Squad  to  replace  the  present  jeep. 


Property  To  Be  Acquired 

1.  The  right-of-way  is  to  be  acquired  for  the 
thoroughfare  "loop"  between  N.  C.  211  and 
U.  S.  301-A  Highways. 

2.  The  right-of-way  is  to  be  acquired  for  the  "loop" 
thoroughfare  between  U.  S.  301  business  and  N.  C. 
72-711  Highways. 

3.  Thirty-two  acres  of  park  land  is  to  be  acquired. 
See  the  Community  Facilities  Plan  of  Lumberton 
for  a  detailed  description  of  sites  and  types  of 
parks  to  be  acquired.   The  following  is  a  list  of 
park  land  to  be  acquired  during  this  period: 


a.  South  Street  Park 

b.  Sixth  and  Willow  Street 
Park 


2  acres  total 


2  acres  total 


Three  South  Lumberton 
Parks 


6  acres  total 


Southeastern  Lumberton 
Park 

-  28  - 


22  acres  total 


32  acres  total 


Major  Construction  To  Be  Undertaken 

1.  The  Carthage  Road  -  15th  Street  thoroughfare  is 
to  be  widened. 

2.  The  E  1  i zab e t h town  Road  radial  thoroughfare  is  to 
be  widened  and  brought  up  to  major  thoroughfare 

s  tanda  r d  s , 

3.  Godwin  Avenue  is  to  be  extended  and  widened  from 
Seventh  Street  to  Chippewa  Street. 
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SEVEN  YEAR  FISCAL  PERIOD 
JULY  1,  1973  TO  JUNE  30,  1980 


Studies  To  Be  Made 

1.   Plans  are  to  be  drawn  of  the  proposed  fire 

station  which  will  replace  the  present  Head- 
quarters  Station. 


Major  City  Projects  Or  Programs  To  Be  Started 

1=   The  Lumber  River  Greenway  is  to  be  developed 
by  1980. 


New  P  er Sonne  1 

1.  The  Police  Department  is  to  employ  seven 
additional  patrolmen  during  this  period 
and  maintain  a  total  of  48  policemen  by 
1980. 

2.  By  1976  the  number  of  Rescue  Squad  members 
is  to  be  increased  to  40. 


N  ew  Equ  ipment 


2. 


The  Police  Department  is  to  purchase  4  to  5 
cars  each  year  during  this  period.   '^See 
the  chart  in  the  Summary  of  Recommendations) 

Purchase  a  new  750  gallon  per  minute  pumper 
to  replace  the  1959  pumper  at  Headquarters 
Fire  Station. 


The  Rescue  Squad  is  to  replace  its  vehicles 
according  to  the  chart  in  the  Summary  of 
Recommendations  section  of  this  report. 


Property  To  Be  Acquired 


The  city  is  to  maintain  an  average  ratio  of  one 
acre  of  park  land  for  every  100  population^ 


-  3  0 


New  Buildings  To  Be  Constructed 

1.   Construct  a  new  city-courty  governmental  center 
as  described  in  Stage  III  of  the  Downtown  Plan 
f o  r  Lumb  er t  on  o 


Major  Construction  To  Be  Undertaken 

1.  The  "loop"  thoroughfare  between  N,  C.  211  and 
U,  S.  301-A  is  to  be  constructed. 

2.  The  "loop"  thoroughfare  between  Uo  S,  301 
business  and  N.  C,  72-711  is  to  be  constructed. 

3.  By  1975  construct  a  12  inch  water  main  along 
Roberts  Avenue  from  Seventh  Street  to  U.  S, 
301  and  along  E  1  i za beth town  Road.   Seventh 
Street  and  U.  S.  301-A  from  Roberts  Avenue 
into  the  extraterritorial  planning  area  beyond 
the  present  city  limits. 

4.  By  1975  construct  radial  12  inch  water  mains 
along  Biggs  Road  and  south  Chestnut  Street. 

5.  By  1976  two-thirds  of  the  city's  electrical 
system  is  to  be  converted  from  416   V  -  9000  KW . 
The  city's  electrical  distribution  capacity  should 
be  increased  to  meet  demands  of  25,000  KW  by  1976. 
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SEVEN  YEAR  FISCAL  PERIOD 
JULY  1,  1980  TO  JUNE  30,  1987 


New  Personnel 


The  Police  Department  is  to  employ  seven 
additional  patrolmen  and  by  1987  it  should 
have  a  total  of  55  policemen  to  provide  the 
minimum  protection  recommended  by  the  F.B.I, 

By  1981  the  number  of  Rescue  Squad  members  is 
to  be  increased  to  45. 


New  Equipment 


1.  The  Police  Department  Is  to  purchase  4  to  5 
cars  each  year  during  this  period.   (See 
the  chart  in  the  Summary  of  Recommendations) 

2.  The  vehicles  of  the  Rescue  Squad  are  to  be 
replaced  according  to  the  chart  in  the 
Summary  of  Recommendations  section  of  this 
report  . 


Property  To  Be  Acquired 

1.  Acquire  approximately  75  acres  of  land  for  a 
sanitary  landfill. 

2.  The  city  is  to  tnaintain  an  average  ratio  of 
one  acre  of  park  land  for  every  100  population. 

3.  A  site  is  to  be  acquired  for  a  new  elementary 
school  In  the  northern  section  of  the  community, 

4.  A  site  is  to  be  acquired  for  a  new  elementary 
school  in  the  East  Harden  Road  area  just  beyond 
the  present  city  limits. 


Buildings  To  Be  Constructed 

1.  Construct  a  new  community  center  in  North 
Lumberton  Community  Park. 

2.  A  new  elementary  school  is  to  be  built  in  the 
northern  section  of  the  community  by  1982. 

3.  A  new  elementary  school  is  to  be  built  in  the 
East  Harden  Road  area  by  1987. 
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4.   A  new  main  fire  station  is  to  be  constructed  to 

replace  the  present  headquarters  station  by  1985. 

Major  Construction  To  Be  Undertaken 

1.  By  1980  install  an  additional  four  million 
gallons  per  day  raw  water  pump  for  the  water 
system's  intake. 

2.  Install  three  additional  0.75  million  gallons 
per  day  water  filters. 

3.  By  1982  install  an  additional  four  million  gallons 
per  day  additional  water  pump  for  treated  water. 

4.  The  city's  total  electrical  distribution  capacity 
shou-ld  be  increased  to  meet  demands  of  50,000  KW 
by  1986. 


3  3    -  North  Carolina  Stale  Ubrvy 

Kaleigh 
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